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Dear  Interested  Citizen: 


Attached  is  one  of  twenty-two  technical  reports  developed  as  a  basis  for 
writing  the  Environmental  Impact  Statement  on  Public  Service  Company  of  New 
Mexico's  Proposed  New  Mexico  Generating  Station  and  Possible  New  Town  (NMGS 
EIS) .  (A  list  of  the  technical  reports  is  attached.) 

These  technical  reports  provide  detailed  information  on  the  existing 
environment,  methods  used  for  the  impact  analysis,  and  related  data  supportive 
of  the  analysis  and  conclusions  presented  in  the  EIS.  These  reports  should  be 
retained  for  use  with  the  Draft  and  Final  EIS  and  other  documents  related  to 
BLM's  San  Juan  Basin  Action  Plan  (SJBAP). 

The  Draft  NMGS  EIS  will  be  filed  with  the  Environmental  Protection  Agency  and 
released  for  public  review  on  November  30,  1982.  Comments  on  the  Draft  EIS 
will  be  due  by  close  of  business  February  7,  1983,  at  the  BLM  New  Mexico  State 
Office.  Because  of  the  large  volume  of  material  presented  in  the  technical 
reports,  the  BLM  is  distributing  these  reports  in  advance  of  the  Draft  EIS  to 
provide  sufficient  time  for  public  review.  The  technical  reports  will  be 
available  for  public  review  at  the  places  indicated  on  the  attached  list. 
Copies  will  also  be  available  from  the  BLM  New  Mexico  State  Office,  U.S.  Post 
Office  and  Federal  Building,  Santa  Fe,  for  a  copy  fee. 

Informational  public  meetings  are  scheduled  for  December  1982  to  provide  a 
public  forum  to  clarify  questions  and  concerns  about  the  SJBAP  proposals  and 
the  related  environmental  documents,  which  will  all  have  been  issued  by  that 
time.  The  meetings  are  scheduled  as  follows: 

•  December  14,  Civic  Center,  Farmington,  3  to  9  PM 

•  December  14,  Convention  Center,  Albuquerque,  3  to  9  PM 

•  December  15,  Chapter  House,  Crownpoint,  3  to  9  PM 

•  December  16,  Holiday  Inn,  Gallup,  3  to  9  PM 

•  December  16,  Kachina  Lodge,  Taos,  3  to  9  PM 

In  addition,  formal  public  hearings  will  be  held  in  January  1983  to  solicit 
public  comments  on  the  SJBAP  Proposals.  These  meetings  are  scheduled  as 
follows : 

•  January  10,  Chapter  House,  Crownpoint,  beginning  at  1:00  PM 

•  January  12,  Civic  Center,  Farmington,  beginning  at  9:00  AM 

•  January  14  (and  15th  if  necessary  because  of  the  number  of 
registrants),  Four  Seasons  Motor  Lodge,  Albuquerque,  1-40 
and  Carlisle  Blvd.,  beginning  at  9:00  AM  (each  day) 
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Questions  on  the  public  meetings,  hearings,  and  the  technical  reports 
themselves  should  be  directed  to: 


Leslie  M.  Cone 

NMGS  Project  Manager 

BLM,  New  Mexico  State  Office 

P.0.  Box  1449 

Santa  Fe ,  NM  87501 

(505)  988-6184  FTS  476-6184 


Sincerely  yours 


Charles  W.  Luscher 
State  Director,  New  Mexico 


List  of  Technical  Reports 


1  .  Purpose  and  Need 

2.  Project  Description 

3.  Alternatives  to  the  Project 

4.  Site  Alternatives 

5.  Permit  Reconnaissance 

6 .  Air  Quality 

7.  Geologic  Setting 

8.  Mineral  Resources 

9.  Paleontology 

10.  Soils,  Prime  and  Unique  Farmlands 

11.  Hydrology 

12.  Water  Quality 

13 .  Vegetation 

14.  Wildlife  and  Aquatic  Biology 

15.  Threatened  and  Endangered  Species 
16  .  Cultural  Resources 

17 .  Visual  Resources 

18.  Recreation  Resources 

19.  Wilderness  Values 

20.  Transportation 

21  .  Social  and  Economic  Conditions 
22.  Land  Use  Controls  and  Constraints 


Availability  of  Technical  Reports  for  Public  Review 


Individual  copies  of  the  technical  reports  can  be  obtained  for  a  copy  fee. 
Inquiries  should  be  directed  to: 


Bureau  of  Land  Management,  New  Mexico  State  Office 
Title  Records  and  Public  Assistance  Section  (943B) 

U.S.  Post  Office  and  Federal  Building 

P.0.  Box  1449 

Santa  Fe,  NM  87501 

(505)  988-6107  FTS  476-6107 

Copies  of  the  reports  are  available  for  public  review  at  the  locations  listed 
below.  [Formal  and  informal  cooperating  agencies  are  denoted  by  an  asterisk  (*).] 


BUREAU  OF  LAND  MANAGEMENT  OFFICES 

New  Mexico  State  Office 

NMGS  Proiect  Staff  (934A) 

Room  122,  Federal  Building 

Cathedral  Place 

P.0.  Box  1449 

Santa  Fe,  NM  87501 

(505)  988-6184  FTS  476-6184 

San  Juan  Energy  Projects  Staff  (911) 

Room  129,  Federal  Building 

Cathedral  Place 

P.0.  Box  1449 

Santa  Fe,  NM  87501 

(505)  988-6226  FTS  476  -6  2  26 

Public  Affairs  Staff  (912) 

Room  2016 

U.S.  Post  Office  and  Federal  Building 

P.0.  Box  1449 

Santa  Fe,  NM  87501 

(505)  988-6316  FTS  476  -63  1  6 

Division  of  Resources( 930) 

509  Camino  de  los  Marquez,  Suite  3 
P.O.  Box  1449 
Santa  Fe,  NM  87501 
(505)  988-6212  FTS  476-6212 

Albuquerque  District  Office 

3550  Pan  American  Freeway  NE 
P.O.  Box  6770 
Albuquerque,  NM  87107 
(505)  766-2455  FTS  474-2455 


Farmington  Resource  Area  Headquarters 

900  La  Plata  Road 
P.O.  Box  568 
Farmington,  NM  87401 
(505)  325-3581 

Taos  Resource  Area  Office 

Montevideo  Plaza 
P.O.  Box  1045 
Taos,  NM  87571 
(505)  758-8851 

Socorro  District  Office 

198  Neel  Avenue 

P.O.  Box  1219 

Socorro,  NM  87801 

(505)  835-0412  FTS  476-6280 

Las  Cruces  District  Office 

1705  N.  Valley  Drive 

P.O.  Box  1420 

Las  Cruces,  NM  88001 

(505)  524-8551  FTS  571-8312 

Roswell  District  Office 

1717  W.  Second  Street 

P.O.  Box  1397 

Roswell,  NM  88201 

(505)  622-7670  FTS  476-9251 

Carlsbad  Resource  Area  Headquarters 

114  S.  Halagueno  Street 
P.O.  Box  506 
Carlsbad,  NM  88220 
(505)  887-6544 


OTHER  ORGANIZATIONS 


USDI .  Bureau  of  Land  Management 

Division  of  Rights-of-Way  (330) 

18th  and  C  Streets,  NW 
Washington,  D.C.  20240 
(202)  343-5441  FTS  343-5441 

USDI,  Bureau  of  Land  Management 

Denver  Service  Center  (D-460) 

Technical  Publications  Library 
Denver  Federal  Center,  Bldg.  50 
Denver,  CO  80225 
(303)  234-2368  FTS  234-2368 

NEW  MEXICO  STATE  AGENCIES 

New  Mexico  State  Environmental 

Improvement  Division* 

725  St.  Michaels  Drive 
P.O.  Box  968 
Santa  Fe ,  NM  87  503 
(505)  827-5217,  ext.  2416 

New  Mexico  Energy  and  Minerals 

Department* 

525  Camino  de  los  Marquez 
P.O.  Box  2770 
Santa  Fe ,  NM  87503 
(505)  827-3326 

New  Mexico  Historic  Preservation  Bureau* 

State  Historic  Preservation  Officer 
505  Don  Gasper  Avenue 
Santa  Fe,  NM  87503 
(505)  827-2108 

New  Mexico  Natural  Resource  Department* 

Villagra  Building 
Santa  Fe,  NM  87503 
(505)  827-5531 

Nev  Mexico  Public  Service  Commission* 

Bataan  Memorial  Building 
Santa  Fe ,  NM  827-3361 
(505)  827-3361 

Nev  Mexico  State  Engineer's  Office* 

Bataan  Memorial  Building 
Santa  Fe,  NM  87503 
(505)  827-2423 

Nev  Mexico  State  Planning  Office* 

505  Don  Gasper  Avenue 
Santa  Fe,  NM  87503 
(505)  827-5191 


Public  Service  Company  of  Nev  Mexico 

Alvarado  Square 
P.O.  Box  2268 
Albuquerque,  NM  87158 
(505)  848-2700 

Woodvard-Clyde  Consultants,  Inc. 

3  Embarcadero  Center,  Suite  700 
San  Francisco,  California  94111 
(415)  956-7070 

PUBLIC  AND  UNIVERSITY  LIBRARIES 

Reading  copies  of  the  NMGS  EIS  and 
associated  technical  reports  vill  be 
available  at  the  folloving  public 
and  university  libraries: 

State  and  Public  Libraries 

Albuquerque  Public  Library 

501  Copper  Avenue  NW 
Albuquerque,  NM  87102 

Aztec  Public  Library 

201  W.  Chaco 
Aztec,  NM  87401 

Crovnpoint  Community  Library 

c/o  Lioness  Club,  P.O.  Box  731 
Crovnpoint,  NM  87313 

Cuba  Public  Library 

Box  5 ,  La  Jara 
Cuba,  NM  87027 

Farmington  Public  Library 

302  N.  Orchard 
Farmington,  NM  87401 

Gallup  Public  Library 

115  W.  Hill  Avenue 
Gallup,  NM  87301 

Mother  Whiteside  Memorial 

Library  (Public) 

525  W.  High  Street 
P.O.  Box  96 
Grants,  NM  87020 

Nev  Mexico  State  Library 

325  Don  Gaspar  Avenue 
Santa  Fe,  NM  87503 


OTHER  DEPARTMENT  OF  THE  INTERIOR  AGENCIES 


Bureau  of  Indian  Affairs* 

Albuquerque  Area  Office 
123  4th  Street 
P.O.  Box  2088 
Albuquerque,  NM  87198 
(505)  766-3374  FTS  474-3374 

Bureau  of  Indian  Affairs* 

Eastern  Navajo  Agency 
P .0 .  Box  328 
Crovnpoint,  NM  87313 
(505)  786-5228 

Bureau  of  Indian  Affairs* 

Navajo  Area  Office 
Box  M  -  Mail  Code  305 
Window  Rock,  AZ  86515 
(602)  871-5151  FTS  479-5314 

Bureau  of  Reclamation* 

Upper  Colorado  Regional  Office 

125  S.  State  Street 

P.O.  Box  11568 

Salt  Lake  City,  UT  84147 

(801)  524-5463  FTS  588-5463 

Minerals  Management  Service* 

South  Central  Region 

505  Marquette  Avenue  NW,  Suite  815 

Albuquerque,  NM  87102 

(505)  766-1173  FTS  474-1173 

Minerals  Management  Service* 

Resource  Evaluation  Office 
411  N.  Auburn 
Farmington,  NM  87401 
(505)  327-7397  FTS  572-6254 

National  Park  Service* 

Southwest  Regional  Office 
1100  Old  Santa  Fe  Trail 
Santa  Fe ,  NM  87501 
(505)  988-6375  FTS  476-6375 

National  Park  Service* 

Environmental  Coordination  Office 

Pinon  Building,  1220  St.  Francis  Drive 

P.O.  Box  728 

Santa  Fe ,  NM  87501 

(505)  988-6681  FTS  476-6681 


U.S.  Fish  and  Wildlife  Service* 

Field  Supervisor,  Ecological  Services 
3530  Pan  American  Highway,  Suite  C 
Albuquerque,  NM  87107 
(505)  766-3966  FTS  479-3966 

U.S.  Geological  Survey  (WRD)* 

505  Marquette  Avenue,  Room  720 
Albuquerque,  NM  87101 
(505)  766-2810  FTS  474-2817 

OTHER  FEDERAL  AGENCIES  AND  ORGANIZATIONS 

Environmental  Protection  Agency* 

Region  VI 

1201  Elm  Street 

Dallas,  TX  75270 

(214)  767-2716  FTS  729-2716 

Nava  io  Tribe* 

c/o  Division  of  Resources 

P.O.  Box  308 

Window  Rock,  AZ  86515 

(6  0  2  )  871-6  5  9  2 

Pueblo  of  Zia* 

General  Delivery 
San  Ysidro,  NM  87053 
(505)  867-3304 

Soil  Conservation  Service* 

424  N.  Mesa  Verde 
Aztec,  NM  87410 
(505)  334-9437 

U.S.  Corps  of  Engineers* 

P.O.  Box  1580 

Albuquerque,  NM  87103 

(505)  766-2657  FTS  474-2657 

USDA,  Forest  Service* 

717  Gold  Avenue 
Albuquerque,  NM  87102 
(505)  474-1676  FTS  474-1676 

USDA,  Forest  Service* 

District  Ranger 
Mt .  Taylor  Ranger  District 
201  Roosevelt  Avenue 
Grants,  NM  87020 
(505)  287-8833 


Harwood  Foundation  Library 

(Public) 

25  LeDoux 
P.0.  Box  766 
Taos,  NM  87571 

University/ Co  liege  Libraries 

University  of  New  Mexico 

General  Library 
Albuquerque,  NM  87131 

Nava io  Community  College  Library 

Shiprock  Branch 
P.O.  Box  580 
Shiprock,  AZ  87420 

Northern  New  Mexico  Community  College 

P.O.  Box  250 
Espanola,  NM  87532 

New  Mexico  State  University 

San  Juan  Campus 
4601  College  Blvd. 

Farmington,  NM  87401 

University  of  New  Mexico.  Gallup  Campus 

Learning  Resources  Center 
200  College  Road 
Gallup,  NM  87301 

New  Mexico  State  University/ Grant s 

1500  Third  Street 
Grants,  NM  87020 

New  Mexico  Highlands  University 

Donnelly  Library 
National  Avenue 
Las  Vegas,  NM  87701 

College  of  Santa  Fe 
Fogelson  Memorial  Library 
St.  Michaels  Drive 
Santa  Fe ,  NM  87501 
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PERMIT  RECONNAISSANCE  TASK  REPORT  FOR  NEW  MEXICO 
GENERATING  STATION  ENVIRONMENTAL  IMPACT  STATEMENT 


The  purpose  of  this  task  was  to  identify  the  federal  and  state 
regulatory  and  environmental  permit*  requirements  that  are  potentially 
applicable  to  the  construction  and  operation  of  the  proposed  New 
Mexico  Generating  Station  and  related  facilities. 

Table  1  lists  the  applicable  regulatory  and  environmental  permit 
requirements  identified  for  each  environmental  area  of  concern  to  be 
addressed  in  the  EIS.  Additionally,  summary  descriptions  for  each 
applicable  permit  are  included.  These  summary  descriptions  include: 
agency  name,  permit  title,  applicability,  background,  information 
requirements,  procedures  (including  estimated  time  to  obtain  permit), 
statutory  and  regulatory  authority,  and  the  proper  information  con¬ 
tact.  The  information  contained  herein  should  be  used  as  a  general 
reference  source  and  should  not  be  used  in  place  of  legal  advice. 
Specific  details  should  be  obtained  by  contacting  the  appropriate 
agencies . 


*  Permit  includes  permits,  licenses,  certifications,  leases  and 
authorizations,  plan  reviews  and  clearances  that  may  have  to  be 
obtained. 
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Table  1.  POTENTIALLY  REQUIRED  PERMITS,  APPROVALS,  NOTIFICATIONS,  AND 
CONSIDERATIONS 


Environmental 

Concern 

Responsible 

Agency 

Potentially  Applicable 
Permits,  Approvals, 
Notifications,  and 
Considerations 

Air  Quality 
and  Meteorology 

EPA 

PSD  Permit 

New  Source  Performance 

Review  Notification 

NMEID 

Permit  to  Construct 

PSD  Permit 

Hydrology/ 

Water  Quality 

U.S.  Bureau 
of  Reclamation 
( USDI) 

Contract  with  Secretary  of 
Interior  for  Navajo  Reser¬ 
voir  Water 

Secretary  of  Interior 

Approval  of  Use  for  Con¬ 
tracted  Water 

ACOE 

404  Permit 

EPA 

NPDES  Permit 

EPA  &  NMEID 

Hazardous  Waste  Permit* 

NM  State 

Engineer 

Permit  to  Appropriate  the 
Underground  Waters  of  the 
State  of  New  Mexico 

Permit  to  Construct  a  Dam  in 
the  State  of  New  Mexico 

Point  of  Diversion  Permit 

NMEID 

Notice  of  Intent  to  Discharge 

Discharge  Plan 

Sewage  Treatment  Design 

Review 

Mineral 

Resources 

BLM 

Noncompetitive  Sale  of 

Mineral  Materials 

*Responsibil ity  &  Authority  to  be  transferred  to  NMEID  in  spring  of 
1983  . 
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Table  1.  (continued) 


Environmental 

Concern 

Responsib le 

Agency 

Potentially  Applicable 

Permits,  Approvals, 
Notifications,  and 
Considerations 

Ecology  (Vege¬ 
tation/Wildlife) 

BLM 

Section  7  Compliance 
(End.  Spp.  Act.  and 

New  Mexico  Wildlife 
Conservation  Act) 

BLM 

Fish  and  Wildlife 

Coordination  Act 

Cultural  Resources 
and  Paleontology 

Advisory  Council 
on  Historic 
Preservation 

Section  106  Compliance 

USDI 

Emergency  Procedures  for 
Consideration  of  Historic  & 
Cultural  Properties  Discov¬ 
ered  During  Construction 

BLM 

Protection  and  Preservation 
of  Native  American  Cultural 
Rights  and  Practices 

Transportation 

Networks 

NM  State  High¬ 
way  Department 

Permit  to  Install  Utility 
Facilities  Within  Public 
Rights-of-Way 

General 

BLM 

Rights-of-Way  Grant  and  Tem¬ 
porary  Use  Permits  (Note: 

BLM  as  Lead  Agency  has  re¬ 
sponsibility  for  NEPA 
Compliance;  including 
Protection  of  Wetlands 
[Exec.  Order  11990], 
Floodplain  Management 
[Exec.  Order  11988].) 

BLM 

Permit  for  Firewood 

BIA 

Tribal,  BIA,  and  Secretary 
of  Interior  Approval  of 
Rights-of-Way 

USFS 

Special  Use  Authorization 

FAA 

Notice  of  Proposed  Construc¬ 
tion  or  Alteration  of 

Objects  Affecting  Navigable 
Airspace 
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Table  1.  (concluded) 


Environmental 

Concern 

Respons ib le 
Agency 

Potentially  Applicable 
Permits,  Approvals, 
Notifications,  and 
Considerations 

General 

(continued) 

Notice  of  Proposed  Construc¬ 
tion,  Alteration,  Activa¬ 
tion,  Deactivation,  or  Other 
Change  in  Airport  Status 

FCC 

Private  Operational  Microwave 
Service  License 

NM  Public  Ser¬ 
vice  Commission 

Certificate  of  Public  Conven¬ 
ience  and  Necessity 

Location  Permit 

NM  State 

Land  Office 

Rights-of-Way  Easements 

4 


C700A1 .PR  (II)  -  5 


AGENCY :  NMEID  was  delegated  authority  effective  February  16,  1982, 

for  technical  and  administrative  review  of  the  Prevention  of 
Significant  Deterioration  program.  EPA  Region  VI  has  responsibility 
to  issue  or  deny  PSD  permits,  which  shall  be  cosigned  by  the  state  and 
EPA  for  final  issuance.  All  PSD  applications  should  accordingly  be 
submitted  to  the  NMEID. 

NAME  OF  REQUIRED  ACTION:  Prevention  of  Significant  Deterioration 
(PSD)  Permit. 

APPLICABLE  TO:  Proposed  NMGS . 

BACKGROUND :  The  PSD  regulations  are  designed  to  prevent  the  deter¬ 
ioration  of  air  quality  in  areas  where  air  quality  exceeds  health  and 
welfare  related  standards.  The  regulations  only  apply  to  projects  of 
this  type  with  the  potential  to  emit  over  100  tons  of  pollutants  per 
year. 

INFORMATION  REQUIREMENTS:  The  NMEID  requires  the  following 
information : 

1.  Location  and  description  of  the  proposed  source 

2.  Specifications  and  drawings  of  project 

3.  Detailed  construction  schedule 

4.  Description  of  the  emission  reduction  system 

5.  Estimates  of  uncontrolled  emission  and  controlled  emissions 

6.  Analysis  of  the  air  quality  impact  expected  to  result  from  the 
estimated  emissions 

7.  Analysis  of  the  effect  of  the  emissions  on  visibility,  soils, 
and  vegetation 

8.  Analysis  of  the  impact  of  growth  (related  to  the  project)  on 
air  quality 

9.  Data  from  one  year  of  air  quality  monitoring  (EPA's  option) 

10.  EPA  may  require  additional  information 


Note:  The  PSD  regulations  are  currently  being  reviewed  and  will  prob¬ 

ably  be  revised. 
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PROCEDURES : 

1  .  Arrange  pre-application  meeting  with  NMEID  Air  Quality  Bureau 
to  review  information  requirements  and  procedures  to  be 
followed  in  filing  permit. 

2.  Submit  4  copies  of  the  completed  application  to  the  NMEID  Air 
Quality  Bureau. 

3.  NMEID  will  review  for  completeness,  and  determine  whether  to 
issue  draft  permit  or  deny  application  (if  decision  to  deny 
permit  notice  is  given) . 

4.  NMEID  will  prepare  a  Statement  of  Basis  and,  if  necessary,  a 
fact  sheet  for  any  PSD  draft  permit. 

5.  NMEID  will  submit  permit  analysis  to  EPA.  EPA  will  respond 
within  15  days  to  NMEID  with  recommendation. 

6.  NMEID  will  prepare  draft  permit  (public  notice  must  be  given 
-  30  days  for  comment). 

7  .  Public  hearing  if  NMEID  determines  that  there  is  a 

significant  degree  of  public  interest  (30  days  notice  for 
hearing) . 

8.  After  the  close  of  public  comment  period,  EPA  and  NMEID  will 
issue  final  decision,  which  may  be  appealed  (see  40  CFR 
124.19)  . 

ESTIMATED  TIME  REQUIRED:  Approximately  6  months  from  the  date  NMEID 
rules  application  complete. 

STATUTORY  AUTHORITY:  Clean  Air  Act  Amendments  of  1977  (42  USC  7403 
et  seq  .)  . 

REGULATORY  AUTHORITY:  40  CFR  52.21  and  40  CFR  124  Subparts  A  and  C, 
(Final  Rules,  Federal  Register,  May  19,  1980,  Part  X)  . 

FOR  INFORMATION  CONTACT: 

Bill  Taylor,  John  Bunyak,  and  Tom  Diggs 

EPA  -  Region  VI 

Air  and  Hazardous  Materials  Division 

Air  Programs  Branch  -  Technical  Support  Division 

1st  International  Building 

1201  Elm  St. 

Dallas,  Texas  75270 

(214)  767-1594 

or 

Lee  Lockie 

New  Mexico  Environmental  Improvement  Division 
(505)  827-5271 


6 


C700A1 .PR  (II)  -  7 


AGENCY :  U.S.  Environmental  Protection  Agency  (EPA) 

NAME  OF  REQUIRED  ACTION:  New  Source  Performance  Review 
Notif ication. 

APPLICABLE  TO:  Steam  generating  units  and  the  coal  preparation 
plant  associated  with  the  proposed  NMGS. 

BACKGROUND :  This  notification  applies  to  the  construction  of  new 

air  pollution  sources  subject  to  EPA  -  New  Source  Performance 
Standards.  These  requirements  apply  to  various  new  sources,  including 
electric  utility  steam  generating  units,  coal  preparation  plants,  and 
certain  stationary  gas  turbines  or  internal  combustion  engines. 

INFORMATION  REQUIREMENTS: 

A.  Owner  or  operator  of  facility  should  furnish  EPA  with  written 
notification  of  the  following  activities: 

1 .  Date  construction  of  new  source  began  (within  30  days  of 
commencement) 

2.  Date  of  anticipated  initial  start-up  (30  to  60  days  prior  to 
start-up) 

3.  Date  of  actual  start-up  (within  15  days) 

4.  Any  change  or  modification  of  facility  which  may  increase 
emission  (60  days  prior  to  commencing  modification) 

5.  Date  monitoring  system  performance  demonstration  begins  (30 
days  prior  to  demonstration) 

B.  Within  60  days  after  achieving  the  maximum  production  rate,  the 
owner  or  operator  must  conduct  performance  tests  and  furnish  the 
EPA  with  the  results. 

PROCEDURES :  Provide  written  notifications  by  required  dates  to  the 
EPA. 

STATUTORY  AUTHORITY:  Clean  Air  Act  Amendments  of  1977  (42  USC  7411 
et .  seq  .)  . 

REGULATORY  AUTHORITY:  40  CFR  60,  Subparts  A,  Da,  and  Y. 

FOR  INFORMATION  CONTACT: 


Stan  Spruiell 
EPA  -  Region  VI 
Enforcement  Division 
Air  Enforcement  Branch 
1st  International  Building 
1201  Elm  St. 

Dallas,  Texas  75270 
(214)  767-2755 
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AGENCY :  New  Mexico  Environmental  Improvement  Division  (NMEID) 

NAME  OF  REQUIRED  ACTION:  Permit  to  Construct 
APPLICABLE  TO:  Proposed  NMGS 

BACKGROUND :  The  Permit  to  Construct  is  aimed  at  the  attainment  of 
and  maintenance  of  National  and  New  Mexico  Ambient  Air  Quality 
Standards  (any  hazardous  air  pollutants  including  particulate  matter, 
SO^  and  NO  ) .  The  regulations  apply  to  projects  which  would  emit 
uncontrolled  pollutants  greater  than  10  Ibs/hr  or  25  tons/yr. 

INFORMATION  REQUIREMENTS:  The  NMEID  -  General  Form  includes  the 
following  general  information  requirements: 

1.  Topographic  map  showing  exact  location  of  proposed 
construction 

2.  Plot  or  site  plan 

3  .  Process  flow  sheet  including  a  material  balance  of  the 
processing  and  combustion  plant 

4.  Description  of  equipment  to  be  used  for  air  pollution  control 
(including  manufacturer's  specifications)  and  a  process  flow 
sheet,  or  if  NMEID  requires,  layout  and  assembly  drawings 

5.  Description  of  the  equipment  or  methods  to  be  used  for 
emission  measurement  (type/sensitivity) 

6.  Construction  and  operation  schedules  (including  annual 
production  rates) 

7  .  Information  regarding  waste  product  disposal  methods 
PROCEDURES : 

1.  Obtain  the  NMEID  -  General  Form  (application  for  permit  and 
Certificate  of  Registration),  pre-permit  conference  is  highly 
recommended 

2.  Submit  to  NMEID  -  Air  Quality  Bureau 

3.  NMEID  will  review  for  completeness  (approximately  5  days) 

4.  If  application  is  declared  complete,  NMEID  will  take  action 
(deny,  issue,  or  issue  with  conditions)  within  30  days 

5.  If  application  is  deemed  incomplete,  it  cannot  be  processed 
prior  to  receipt  of  additional  information 

6.  NMEID  will  make  applications  available  to  the  public  and 
allow  public  comments  on  such  application  for  up  to  15  days 
after  the  application  has  been  declared  complete 
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STATUTORY  AUTHORITY:  New  Mexico  Air  Quality  Control  Act  (Section 
74-2-7). 

REGULATORY  AUTHORITY;  NMEID  Regulation  702. 

FOR  INFORMATION  CONTACT: 


Bruce  Nicholson 

NM  Environmental  Improvement  Division 
Program  Manager 

Air  Quality  Engineering  Section 
Air  Quality  Bureau 
P.O.  Box  96  8 

Santa  Fe,  New  Mexico  87503 
(505)  827-5271 
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AGENCY :  U.S.  Bureau  of  Reclamation  (USDI) 

NAME  OF  REQUIRED  ACTION:  Contract  with  Secretary  of  Interior  for 
Navajo  Reservoir  Water. 

APPLICABLE  TO:  Potentially  applicable  to  water  supply  system. 

BACKGROUND :  This  Contract  would  need  to  be  obtained  if  PNM  intends 

to  obtain  uncontracted  water  from  Navajo  Reservoir.  The  State  of  New 
Mexico  has  bestowed  responsibility  for  regulating  use  of  stored  water 
in  Navajo  Reservoir  to  the  Bureau  of  Reclamation. 

INFORMATION  REQUIREMENTS: 

1.  Name,  address,  and  phone  number  of  applicant 

2.  Proposed  point  of  diversion 

3.  Proposed  quantity  and  use  (including  timing)  of  water 
PROCEDURES : 

1  .  Contact  Bureau  of  Reclamation  to  ascertain  precise 
informational  requirements 

2.  Submit  information  package  in  writing  to  the  Regional 
Director 

3.  Bureau  will  draft  and  negotiate  contract  with  applicant 

4.  Bureau  will  send  draft  contract  (with  documentation  of  NEPA 
compliance  -  provided  by  applicant)  to  Washington,  D.C.  for 
Secretary  of  Interior  and  Congressional  approval 

Estimated  time  required  (if  NEPA  compliance  completed):  1  year. 

STATUTORY  AUTHORITY:  Colorado  Storage  Project  Act  of  1956. 

REGULATORY  AUTHORITY :  Navajo  Indian  Irrigation  Project  Act  of  1962 
(Vol.  76,  Stat.  96) . 

FOR  INFORMATION  CONTACT: 


Regional  Director 
Bureau  of  Reclamation 
Upper  Colorado  Region 
P.0.  Box  11568 
Salt  Lake  City,  UT  84147 
(801)  524-5592  or  588-5500 
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AGENCY :  U.S.  Bureau  of  Reclamation  (USDI) 

NAME  OF  REQUIRED  ACTION :  Secretary  of  Interior  Approval  of  Use  for 
Contracted  Water. 

APPLICABLE  TO:  Potentially  applicable  to  water  supply  system. 

BACKGROUND :  This  Secretary  of  Interior  approval  would  be  required 

if  PNM  intends  to  negotiate  a  contract  with  a  water  user  who  has  an 
existing  contract  with  the  Secretary  for  Navajo  Reservoir  water. 

INFORMATION/ PROCEDURE  REQUIREMENTS:  After  negotiating  contract  with 
existing  water  user,  submit  to  Regional  Director  for  forwarding  to 
Secretary  of  Interior  in  Washington,  D.C.  The  Secretary  of  Interior 
will  either  approve,  disapprove,  or  conditionally  approve. 

STATUTORY  AUTHORITY:  Colorado  Storage  Project  Act  of  1956. 

REGULATORY  AUTHORITY:  Navajo  Indian  Irrigation  Project  Act  of  1962 
( Vol .  76 ,  Stat .  96 ) . 

FOR  INFORMATION  CONTACT: 


Regional  Director 
Bureau  of  Reclamation 
Upper  Colorado  Region 
P.0.  Box  11568 
Salt  Lake  City,  UT  84147 
(801)  524-5592 
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AGENCY :  Amy  Corps  of  Engineers  (ACOE) 

NAME  OF  REQUIRED  ACTION :  Pemit  for  Discharge  of  Dredged  or  Fill 
Material  (404  Pemit). 

APPLICABLE  TO:  Potentially  applicable  to  construction  of  intake/ 
diversion  structure  on  San  Juan  River  if  deemed  necessary  for  water 
supply  system.  (Note:  construction  of  an  intake  structure  at  Navajo 
Reservoir  would  require  a  Section  10  pemit.) 

BACKGROUND :  A  pemit  is  required  from  ACOE  for  any  discharge  of 
dredged  or  fill  material  into  waters  of  the  U.S.  Pemits  will  be 
evaluated  according  to  Environmental  Protection  Agency  guidelines  (40 
CFR  230),  and  will  be  subject  to  terns  and  conditions  set  by  ACOE. 

INFORMATION  REQUIREMENTS:  Make  application  on  Fora  ENG  4345  which 
requires  the  following  information: 

1  .  Complete  description  of  the  proposed  activity  and  its  location 
including  necessary  drawings,  sketches,  plans,  and  photos. 

2.  Source,  composition  and  quantity  of  material,  method  of 
construction  and  disposal  of  material. 

3.  Approval  by  other  involved  federal,  state  or  local  agencies. 
(Coordinated  during  pemit  process.) 

4.  Names  and  addresses  of  adjoining  property  owners. 

PROCEDURES : 

1.  A  pre-application  meeting  with  or  contact  the  ACOE  is 
encouraged . 

2.  Obtain  application  fom  (ENG  Fom  4345),  and  Engineer  Pamphlet 
1145-2-1,  "A  Guide  for  Applicants"  from  District  Engineer's 
Office . 

3.  ACOE  will  review  for  completeness,  technical  accuracy,  and 
notify  applicant  of  receipt  of  application.  If  incomplete, 
applicant  must  address  deficiencies. 

4.  Before  decision  is  made,  application  must  have  water  quality 
certification  from  the  New  Mexico  Water  Quality  Control 
Commission  (NMEID).  Applicant  must  have  all  required  state 
pemits  reviewed  by  EPA  and  USFWS. 

5.  Public  notice  and  30  day  comment  period. 
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6.  District  Engineer  will  prepare  an  Environmental  Assessment 
(EA)  in  order  to  decide  whether  an  Environmental  Impact 
Statement  (EIS)  is  required.  EA  may  be  updated  as  required 
after  comment  period.  (Note:  Since  an  EIS  will  be  prepared 
for  the  NMGS  project,  the  BLM  is  coordinating  information  and 
impact  analysis  requirements  for  the  404  Permit  with  the 
ACOE.) 

7.  Public  hearing  may  be  held,  if  requested  during  comment  period 
(30  days  advance  notice). 

8.  District  Engineer  will  approve,  approve  with  conditions  or 
deny  application. 

Estimated  processing  time  -  If  an  EIS  is  not  required:  90-120  days. 

STATUTORY  AUTHORITY:  Section  404  of  the  Clean  Water  Act  of  1977  and 

the  Federal  Water  Pollution  Control  Acts  of  1972  (33  USC  1344). 

REGULATORY  AUTHORITY:  33  CFR  209.145. 

FOR  INFORMATION  CONTACT: 


William  Tully 

Albuquerque  Distrit,  Corps  of  Engineers 
P.0.  Box  1580 
Albuquerque,  NM  87103 
(505)  766-2657 
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AGENCY :  U.S.  Environmental  Protection  Agency  (EPA) 

NAME  OF  REQUIRED  ACTION :  National  Pollutant  Discharge  Elimination 
System  (NPDES)  Permit 

APPLICABLE  TO:  Potentially  applicable  if  hydrostatic  test  water 
from  water  pipeline  would  be  discharged  into  waters  of  the  United 
States  or  if  a  zero  discharge  system  could  not  be  maintained. 

BACKGROUND :  The  Federal  Water  Pollution  Control  Act  Amendments  of 
1972  and  the  Clean  Water  Act  of  1977  were  enacted  to  control  the 
discharge  of  pollutants  in  U.S.  waters. 

INFORMATION  REQUIREMENTS: 

1.  Name,  address,  and  phone  number  of  facility's  owner 

2.  Location  of  facility  -  legal  description 

3.  Description  of  discharge  -  type  and  quantity 

4.  Additional  information  -  sketches  or  maps  if  necessary 
PROCEDURES: 

1.  Request  Standard  Form  C  and  Application  Form  1  -  General 
Information  -  from  EPA,  New  Source  Permits  Branch 

2.  Application  received  and  responded  to  by  the  Branch 

3.  Application  and  processing  questionnaire  sent  out  to  involved 
sections  and  agencies 

4.  Draft  permit  completed 

5.  Draft  sent  to  NMEID  for  state  certification  and  to  applicant 
for  review 

6.  Public  notice  (simultaneous  with  step  5) 

7.  If  there  is  sufficient  public  comment,  changes  may  be  made  and 
a  public  hearing  held 

8.  Permit  issued  after  public  hearing 

Time  required:  Approximately  6  months  (if  EIS  not  required). 

STATUTORY  AUTHORITY :  Section  402  of  the  Clean  Water  Act  as  amended 
in  December,  1977  (Public  Law  95-12). 

REGULATORY  AUTHORITY:  Public  Law  95-217. 
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FOR  INFORMATION  CONTACT: 


Oscar  Cabra 

Industrial  Permits  Branch 
U.S.  EPA  -  Region  VI 
1st  International  Building 
1201  Elm  St. 

Dallas,  Texas  75270 
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AGENCY :  U.S.  Environmental  Protection  Agency  (EPA);  responsibility 
for  administration  will  probably  be  turned  over  to  the  NMEID  in  the 
near  future  (tentatively  Jan.  1983). 

NAME  OF  REQUIRED  ACTION:  Hazardous  Waste  Permit 

APPLICABLE  TO:  Potentially  applicable  to  wastes  treated,  stored,  or 
disposed  of  at  the  proposed  NMGS. 

BACKGROUND :  This  permit  is  required  by  the  Resource  Conservation 

Recovery  Act  (RCRA)  of  1976,  for  the  treatment,  storage  (more  than  90 
days)  or  disposal  of  hazardous  wastes.  Fly  ash,  sludges,  and  some 
other  wastes  co-disposed  into  an  ash  pond  are  currently  exempted.  The 
EPA  initiated  a  study  on  October  21,  1980  to  determine  whether  some  or 
all  such  exemptions  should  be  retained  or  revoked.  The  study  was 
tentatively  scheduled  to  take  two  years  and  any  exemption  changes  can 
not  be  made  effective  for  at  least  six  months  after  completion  of  the 
study.  Wastes  associated  with  refining  and  other  processes,  such  as 
solvents  and  sludges  produced  by  wastewater  and  air  treatment,  may  be 
currently  classified  as  a  hazardous  waste.  The  criteria  used  for 
determining  whether  a  waste  is  subject  to  RCRA  requirements  are  listed 
in  40  CFR  261  (as  found  in  May  19,  1980  Federal  Register).  Briefly,  a 
solid  waste  is  ’’any  garbage,  refuse,  sludge,  or  any  other  waste 
material"  as  long  as  it  is  not  1)  domestic  sewage;  2)  industrial 
discharges  subject  to  NPDES;  3)  irrigation  return  flows;  4)  nuclear 
material  subject  to  Atomic  Energy  Act  of  1954  (42  USC  2011  et.  seq.); 
or  5)  materials  subjected  to  in  situ  mining  techniques  which  are  not 
removed  from  the  ground.  A  solid  waste  is  a  hazardous  waste  if  it  is 
not  excluded  under  the  above  categories,  and  it  is  either  listed  as  a 
hazardous  waste  by  the  EPA  (40  CFR  261)  or  determined  to  be  hazardous. 
The  criteria  for  determining  whether  a  waste  is  hazardous  are:  1) 
ignitability ;  2)  corrosivity;  3)  reactivity;  4)  toxicity.  If  a 
material  fails  any  of  the  tests  for  the  above  characteristics,  it  is 
a  hazardous  waste  and  a  permit  is  required  for  its  disposal. 

A  material  may  be  added  to  the  hazardous  wastes  lists  upon  the 
initiative  of  the  EPA,  state  governor  or  private  citizen.  Petitions 
may  also  be  made  to  exclude  a  waste  produced  at  a  particular  facility. 

INFORMATION  REQUIREMENTS :  Under  EPA's  consolidated  permit  program, 
the  applicant  must  fill  out  EPA-RCRA  Form  8700-12,  Notification  of 
Hazardous  Waste  Activities;  and  then  EPA  Forms  1  and  3  -  General 
Information,  Hazardous  Waste  Permit  Application.  Form  1  is  required 
for  all  EPA  permits,  and  asks  for  general  information.  Form  3 
requires  the  following  information: 

1  .  Date  operation  began  or  is  expected  to  begin 

2.  Description  of  processes  and  design  capacity 

3  .  Description  of  Hazardous  Wastes  handled 
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4.  Scale  drawing  of  the  facility,  and  photographs 

5.  Geographic  location  of  facility 

6.  Name,  address  and  phone  number  of  owner 
PROCEDURES : 

1.  Obtain  EPA-RCRA  Form  8700-12,  Notification  of  Hazardous  Waste 
Activities,  and  EPA  Forms  1  and  3  -  General  Information  and 
Hazardous  Wastes 

2.  Submit  completed  application  to  the  Regional  Administrator's 
Office 

3.  EPA  will  review  for  completeness,  and  decide  whether  to  issue 
draft  permit  or  deny  application  (if  decision  to  deny  permit 
notice  is  given) 

4.  EPA  will  prepare  a  statement  of  basis  and/or  a  fact  sheet 

5.  EPA  will  prepare  draft  permit  (public  notice  must  be  given  - 
30  days  for  comment) 

6.  Public  hearing  if  EPA  determines  that  there  is  a  significant 
degree  of  public  interest  (30  days  notice  for  hearing) 

7.  After  the  close  of  public  comment  period,  EPA  will  issue  final 
decision  which  may  be  appealed  (see  40  CFR  124.19) 

STATUTORY  AUTHORITY :  Resource  Conservation  and  Recovery  Act  of  1976 
(16  USC  6901  et.  seq.) 

REGULATORY  AUTHORITY:  40  CFR  122  and  124  (as  found  in  the  Federal 
Register  May  19,  1980,  Book  3,  Part  X).  For  amended  regulations  see 
Federal  Register,  November  19,  1980,  pp.  76618-76620. 

FOR  INFORMATION  CONTACT; 

Harold  Dooley 

EPA  -  Region  VI 

Administrative  Branch  -  Enforcement  Division 

1st  International  Building 

1201  Elm  St. 

Dallas,  Texas  75270 
(214)  767-2765 


Note:  If  NMEID  gets  responsibility,  then  the  INFO  REQ  and  PROCEDURES 

will  probably  be  combined  with  NMEID' s  present  regulations  and 
be  somewhat  different. 
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AGENCY :  New  Mexico  Environmental  Improvement  Division  (NMEID) 

NAME  OF  REQUIRED  ACTION:  Hazardous  Waste  Permit. 

APPLICABLE  TO:  Potentially  applicable  to  wastes  treated,  stored,  or 
disposed  of  at  the  proposed  NMGS. 

BACKGROUND :  This  permit  is  required  by  the  New  Mexico  Hazardous 

Waste  Act  of  1977,  for  the  treatment,  storage  (more  than  90  days)  or 
disposal  of  hazardous  wastes.  NMEID' s  hazardous  waste  criteria  and 
exemptions  are  currently  almost  identical  to  the  EPA's  (refer  to  40 
CFR  261) .  NMEID  is  tentatively  scheduled  to  get  full  responsibility 
for  administration  of  the  Hazardous  Waste  Permit  Program  (from  the 
EPA)  on  February  1,  1982.  At  the  present  time,  an  applicant  must  go 
through  a  dual  permitting  process. 

INFORMATION  REQUIREMENTS:  NMEID 'S  Hazardous  Waste  Management 
Facility  Permit  Application  generally  requires  the  same  information  as 
the  EPA  permit  forms,  including  the  following: 

1.  Data  operation  began  or  is  expected  to  begin 

2.  Description  of  processes  and  design  capacity 

3.  Description  of  Hazardous  Wastes  handled 

4.  Engineering  specifications,  including  scale  drawing  of 
facility  and  topographic  maps 

5.  Geographic  location  of  facility 

6.  Meteorological  and  biological  data 

7.  Name,  address,  and  phone  number  of  applicant 

PROCEDURES : 

1.  Obtain  Hazardous  Waste  Management  Facility  Permit  Application 
from  NMEID. 

2.  Submit  completed  application  to  the  Hazardous  Waste 
Management  Section  of  NMEID. 

3.  NMEID  will  notify  the  public  and  if  there  is  sufficient 
interest  a  public  hearing  will  be  held. 

4.  NMEID  will  then  issue,  conditionally  issue;  or  deny  (may  be 
appealed)  the  permit. 

Estimated  review  period:  12  to  18  months  after  receipt  of 
satisfactory  permit  application. 

STATUTORY  AUTHORITY:  New  Mexico  Hazardous  Waste  Act  of  1977 
(Section  74-4-1  to  74-4-14),  NMSA  -  1978. 

REGULATORY  AUTHORITY :  New  Mexico  Environmental  Improvement  Board- 
Hazardous  Waste  Regulations,  November  1978. 
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FOR  INFORMATION  CONTACT: 

Section  Manager,  Hazardous  Waste  Section 
NM  Environmental  Improvement  Division 
P.0.  Box  968 

Santa  Fe,  New  Mexico  87503 
(505)  827-5271 
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AGENCY :  New  Mexico  State  Engineer 

NAME  OF  REQUIRED  ACTION :  Permit  to  Appropriate  the  Underground 
Waters  of  the  State  of  New  Mexico. 

APPLICABLE  TO:  Applicable  to  drilling  of  wells  and  the 
appropriation  and  use  of  groundwaters. 

BACKGROUND :  This  permit  is  necessary  for  appropriating  groundwater 
from  declared  water  basins  (e.g.,  San  Juan  Basin)  in  the  state  of  New 
Mexico.  PNM  filed  May  11,  1977  (Application  No.  SJ-189)  for  16  wells 
in  the  San  Juan  Underground  Water  Basin,  and  is  currently  waiting  for 
a  determination  from  the  State  Engineer.  PNM  may  be  required  to  file 
a  Plan  of  Replacement  for  any  groundwater  users  whose  rights  might  be 
impaired. 

INFORMATION  REQUIREMENTS:  As  per  application  for  Permit  to 
Appropriate  the  Underground  Waters  of  the  State  of  New  Mexico,  and  any 
additional  requirements  imposed  by  the  State  Engineer. 

PROCEDURES :  Submit  completed  application  to  State  Engineer. 

Application  requires  publication  of  notice  and  provision  for  protest. 
Estimated  time  requirement  for  review  and  determination  is  normally 
60  days  but  due  to  the  complexity  of  the  project  and  number  of  prior 
applications  it  will  probably  take  2  to  3  years. 

FOR  INFORMATION  CONTACT: 

D.E.  Gray,  Chief  of  Water  Rights  Bureau 

State  Engineer  Office 

Bataan  Memorial  Building 

State  Capitol 

Santa  Fe ,  NM  87303 

(505)  827-2423 
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AGENCY :  New  Mexico  State  Engineer 

NAME  OF  REQUIRED  ACTION :  Permit  to  Construct  a  Dam  in  the  State  of 
New  Mexico. 

APPLICABLE  TO:  Potentially  applicable  to  construction  of  a  tailings 
dam  at  the  NMGS  and  water  supply  reservoir  dam  (if  deemed  necessary). 

BACKGROUND :  This  permit  requirement  applies  to  construction  of  any 

dam  which  would  be  more  than  10  feet  high  (from  downstream  toe)  and/or 
that  would  store  at  least  10  acre-feet  of  water.  Although  these  dams 
would  not  necessarily  be  storing  State  of  New  Mexico  surface  waters, 
construction  of  dams  falls  under  the  jurisdiction  of  the  State 
Engineer  because  of  his  statutory  authority  over  safety  of  dams  and 
for  those  dams  that  would  impound  public  water,  a  permit  is  required 
to  appropriate  and  impound  that  water. 

INFORMATION  REQUIREMENTS: 

1.  Name  of  applicant 

2.  Location  of  proposed  dam  by  township,  range,  and  section 

3.  Detailed  map  showing  location  of  proposed  dam 

4.  Detailed  engineering  plans,  specifications,  and  design 
PROCEDURES 

1 .  Contact  State  Engineer  Office  and  discuss  proposed  dam 
construction 

2.  Obtain  permit  application 

3.  Submit  completed  permit  application  to  State  Engineer  Office 

4.  Within  approximately  30  to  60  days  of  submittal  of 
satisfactory  permit  application,  permit  application  will  be 
approved  or  disapproved 

STATUTORY  AUTHORITY:  NMSA-1978 

REGULATORY  AUTHORITY:  Article  72-5-32  of  NMSA-1978 
FOR  INFORMATION  CONTACT: 


M.B.  Compton 
State  Engineer  Office 
Bataan  Memorial  Building 
State  Capitol 
Santa  Fe,  NM  87503 
(505)  827-2423 
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AGENCY :  New  Mexico  State  Engineer 

NAME  OF  REQUIRED  ACTION:  Point  of  Diversion  Permit 

APPLICABLE  TO:  Potentially  applicable  to  water  supply  system  (e.g., 
construction  of  intake  or  diversion  on  San  Juan  River  for  obtaining 
water  from  Navajo  Reservoir) . 

BACKGROUND :  This  permit  is  necessary  for  construction  of  a  water 

intake  or  diversion  on  the  San  Juan  River.  Although  all  San  Juan 
River  water  is  appropriated,  if  PNM  can  secure  water  rights  to  Navajo 
Reservoir  water  through  the  Secretary  of  Interior,  they  would  need 
this  permit  for  a  diversion  downstream  of  Navajo  Reservoir  on  the  San 
Juan  River. 

INFORMATION  REQUIREMENTS: 

1.  Name,  address,  phone  number  of  applicant 

2.  Township,  range,  and  section  location  of  proposed  diversion 

3.  Engineering  plans  and  specifications  of  proposed  diversion 
(including  hydraulic  properties,  coefficient  of  gradients, 
etc.) 

PROCEDURES : 

1.  Contact  State  Engineer  Office  and  obtain  Application  for  Point 
of  Diversion  Permit,  and  Manual  of  Rules  and  Regulations 
Governing  Appropriation  and  Use  of  Surface  Waters  of  the  State 
of  New  Mexico 

2.  Submit  Application  and  associated  engineering  plans  and 
specifications  to  State  Engineer 

3.  State  Engineer  will  prepare  a  Notice  for  Publication  (i.e., 
solicit  public  comments/objections) 

4.  Within  approximately  45-60  days  of  receipt  of  a  satisfactory 
permit  application,  the  State  Engineer  will  either  approve, 
disapprove,  or  conditionally  approve  the  permit 

STATUTORY  AUTHORITY :  New  Mexico  Surface  Water  Code  of  1907. 

REGULATORY  AUTHORITY:  Article  72-5  of  NMSA-1978. 

FOR  INFORMATION  CONTACT: 


M.B.  Compton 
State  Engineer  Office 
Bataan  Memorial  Building 
State  Capitol 

Santa  Fe,  New  Mexico  87503 
(505)  827-2423 
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AGENCY:  New  Mexico  Environmental  Improvement  Division  (NMEID) 

NAME  OF  REQUIRED  ACTION :  Notice  of  Intent  to  Discharge 

APPLICABLE  TO:  Potentially  applicable  to  NMGS ,  water  supply  system 
(e.g.  hydrostatic  test  water  discharge),  and  sewerage  system. 

BACKGROUND :  Any  person  intending  to  make  a  new  water  contaminant 
discharge  or  to  alter  the  character  or  location  of  an  existing  water 
contaminant  discharge,  unless  the  discharge  is  being  made  or  will  be 
made  into  a  community  sewer  system  or  subject  to  the  Liquid  Waste 
Disposal  Regulations  adopted  by  the  New  Mexico  Environmental 
Improvement  Board,  shall  file  a  notice  with  the  Water  Pollution 
Control  Bureau  of  the  Environmental  Improvement  Division. 

BACKGROUND :  Any  person  intending  to  discharge  to  waters  of  the 
state  or  alter  the  character  or  location  of  an  existing  discharge  to 
waters  of  the  state  shall  file  a  Notice  of  Intent  to  Discharge  with 
the  Water  Pollution  Control  Bureau  of  NMEID. 

INFORMATION  REQUIREMENTS: 

1 .  Name  of  person  making  discharge 

2.  Address  of  person  making  discharge 

3.  Location  of  discharge 

4.  Estimate  of  the  concentration  of  water  contaminants  in  the 
discharge 

5.  Quantity  of  discharge 
PROCEDURES : 

1 .  Contact  the  Bureau  and  ascertain  complete  information 
requirements 

2.  Submit  to  Water  Pollution  Control  Bureau  of  NMEID 

3.  NMEID  notifies  within  60  days  and  states  whether  or  not 
a  Groundwater  Discharge  Plan  will  be  required 

STATUTORY  AUTHORITY :  New  Mexico  Water  Quality  Act  (Section  74-6-1 
to  74-6-13),  NMSA-197  8 

REGULATORY  AUTHORITY:  Regulation  1-201  of  New  Mexico  Water  Quality 
Control  Commission,  Regulations  as  amended  January  29,  1982. 
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FOR  INFORMATION  CONTACT: 

Chief,  Water  Pollution  Control  Bureau 
NM  Environmental  Improvement  Division 
P.0.  Box  96  8 

Santa  Fe,  New  Mexico  87503 
(505)  827-5271 
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AGENCY :  New  Mexico  Environmental  Improvement  Division  (NMEID) 

NAME  OF  REQUIRED  ACTION:  Discharge  Plan 

APPLICABLE  TO:  Potentially  applicable  to  NMGS  water  supply 
system  ( e .g .,  hydrostatic  test  water  discharge)  and  sewerage  systems. 
Discharge  plan  requirement  is  based  on  Water  Pollution  Control  Bureau 
(NMEID)  review  of  Notice  of  Intent  to  Discharge. 

BACKGROUND :  Any  person  who  intends  to  discharge  effluent  or 

leachate  so  that  it  may  move  directly  or  indirectly  into  groundwater 
must  discharge  pursuant  to  a  Discharge  Plan  approved  by  the  Director 
of  NMEID. 

INFORMATION  REQUIREMENTS:  A  proposed  Discharge  Plan  shall  set  forth 
in  detail  the  methods  or  techniques  the  discharger  proposes  to  use  or 
processes  expected  to  naturally  occur  which  will  ensure  compliance 
with  these  regulations.  At  least  the  following  information  shall  be 
included  in  the  plan: 

1.  Quantity,  quality  and  flow  characteristics  of  the  discharge 

2.  Location  of  discharge  and  of  any  bodies  of  water,  water 
courses  and  groundwater  discharge  sites  within  1  mile  of  the 
outside  perimeter  of  the  discharge  site,  and  existing  or 
proposed  wells  to  be  used  for  monitoring 

3 .  Depth  to  and  TDS  concentrations  of  the  groundwater  most 
likely  to  be  affected  by  the  discharge 

4.  Flooding  potential  of  the  site 

5.  Location  and  design  of  site(s)  and  method(s)  to  be  available 
for  sampling  and  for  measurement  or  calculation  of  flow 

6  .  Depth  to  and  lithological  description  of  rock  at  base  of 

alluvium  below  the  discharge  site  if  such  information  is 
available 

7  .  Any  additional  information  that  may  be  necessary  to 

demonstrate  that  approval  of  the  discharge  plan  will  not 
result  in  concentrations  in  excess  of  the  standards  of 
Section  3-103  or  the  presence  of  any  toxic  pollutant  at  any 
place  of  withdrawal  of  water  for  present  or  reasonably  fore¬ 
seeable  future  use.  Detailed  information  on  site  geologic 
and  hydrologic  conditions  may  be  required  for  a  technical 
evaluation  of  the  applicant's  proposed  discharge  plan. 


25 


C700A2.PR  (II)  -4 


PROCEDURES : 

1.  Contact  the  Bureau  and  ascertain  complete  information 
requirements . 

2.  Submit  to  Water  Pollution  Control  Bureau  of  NMEID. 

3.  Plan  is  reviewed  by  NMEID  technical  staff.  If  there  are 
questions  or  comments  on  the  discharge  plan,  these  are  sent 
to  discharger.  Within  60  days  of  availability  of  complete 
information  (or  public  hearing  if  one  is  held),  then: 

4.  Director  of  NMEID  either  approves  or  disapproves  Plan. 

5.  If  disapproved,  Plan  may  be  revised  and  resubmitted  for 
approval . 

STATUTORY  AUTHORITY:  New  Mexico  Water  Quality  Act  (Sec.  74-6-1 
through  74-6-13,  NMSA  197  8). 

REGULATORY  AUTHORITY:  Pursuant  to  Sections  3-104  and  3-106  of 
New  Mexico  Water  Quality  Control  Commission  Regulations. 

FOR  INFORMATION  CONTACT: 

Chief,  Water  Pollution  Control  Bureau 

NM  Environmental  Improvement  Division 

P.0.  Box  968 

Santa  Fe,  New  Mexico  87503 

(505)  827-5271 
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AGENCY :  New  Mexico  Environmental  Improvement  Division  (NMEID) 

NAME  OF  REQUIRED  ACTION :  Sewage  Treatment  Design  Review 
APPLICABLE  TO:  Potentially  applicable  to  NMGS. 

BACKGROUND :  Any  person  who  plans  to  construct  or  modify  a  Sewerage 
System  shall  file  plans  of  the  planned  construction  or  modification  to 
the  New  Mexico  Water  Pollution  Control  Bureau  of  NMEID.  Sewerage 
System  is  defined  as  any  system  for  disposing  of  waste  waters 
(includes  fly  ash  ponds). 

INFORMATION  REQUIREMENTS: 

1.  Engineering  plans  and  specifications. 

PROCEDURES : 

1.  Contact  the  Bureau  for  complete  information  requirements 

2.  Submit  to  Bureau  prior  to  commencement  of  construction 

3.  NMEID  reviews  and  makes  comments  (no  approval/disapproval 
authority  under  Regulation  1-202;  approval/disapproval 
authority  applies  to  the  discharge  plan  under  WQCC 
Regulations  Part  3) 

Note:  Any  wastewater  treatment  method  which  may  impact 

groundwater  will  be  evaluated  by  NMEID.  The  applicant 
will  have  to  supply  a  Notice  of  Intent  to  Discharge. 

If  the  NMEID  notifies  that  a  discharge  plan  is  required, 
the  applicant  must  then  prepare  a  discharge  plan  defining 
the  impact  on  groundwater.  This  discharge  plan  must  be 
reviewed  and  approved  by  NMEID. 

STATUTORY  AUTHORITY:  New  Mexico  Water  Quality  Act 

REGULATORY  AUTHORITY:  Regulations  1-201  and  1-202  of  New 
Mexico  Water  Quality  Control  Commission  Regulations,  as  amended 
January  29,  1982. 

FOR  INFORMATION  CONTACT: 

Chief,  Water  Pollution  Control  Bureau 
NM  Environmental  Improvement  Division 
P.0.  Box  96  8 

Santa  Fe,  New  Mexico  87503 
(505)  827-5271 
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AGENCY :  Bureau  of  Land  Management  (BLM) 

NAME  OF  REQUIRED  ACTION:  Non-competitive  Sales  of  Mineral  Materials 
(sand,  gravel,  etc.) 

APPLICABLE  TO:  Common  mineral  materials  on  federal  lands 
potentially  required  for  pipeline  padding,  cut-and-fill  operations, 
etc. 

BACKGROUND :  Common  mineral  material  on  BLM  land  may  be  sold  on  the 
request  of  any  interested  party  or  upon  the  initiative  of  an 
authorized  officer  (District  Manager).  All  materials  must  be  sold  at 
the  appraised  fair  market  value. 

INFORMATION  REQUIREMENTS:  Brief  narrative  description  of  mining  and 
reclamation  plan. 

PROCEDURES :  Obtain  appropriate  forms  from  the  District  or  Area 

Office,  complete  and  return  to  the  District  Manager.  Advance  payment 
is  required,  surety  or  cash  bond  may  be  required. 

STATUTORY  AUTHORITY:  30  USC  601,  602 

REGULATORY  AUTHORITY:  43  CFR  3611 

FOR  INFORMATION  CONTACT:  One  District  (Albuquerque)  is  involved, 
and  two  Resource  Areas  -  Farmington  (San  Juan  County)  and  Rio  Puerco 
(McKinley  and  Sandoval  counties); 

District  Manager 
Bureau  of  Land  Management 
Albuquerque  District  Office 
3550  Pan  American  Highway,  N.E. 

Albuquerque,  NM  87107 
(505)  766-2455 

or 

Farmington  Resource  Area 
(505)  325-3581 
or 

Rio  Puerco  Resource  Area 
(505)  766-2455 
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AGENCY :  Bureau  of  Land  Management 

NAME  OF  REQUIRED  ACTION :  Compliance  with  Sec.  7  of  the  Endangered 
Species  Act,  the  New  Mexico  Wildlife  Conservation  Act  and  BLM  manual 
6840. 

APPLICABLE  TO:  Proposed  project  components  (NMGS,  transmission  and 
water  supply  systems). 

BACKGROUND ;  A  Federal  agency  must  ensure  that  any  action 
authorized,  funded,  or  carried  out  by  the  agency  is  not  likely  to 
jeopardize  the  continued  existence  of  any  endangered  or  threatened 
species  or  their  critical  habitat.  If  any  action  authorized,  funded, 
or  carried  out  by  a  Federal  agency  "may  affect"  a  threatened  or 
endangered  species,  the  responsible  Federal  agency  must  consult  with 
the  Fish  and  Wildlife  Service  (FWS) .  It  is  BLM  policy  to  extend  this 
consideration  to  state  listed  species  although  a  formal  consultation 
process  is  not  in  effect. 

INFORMATION  REQUIREMENTS:  Information  requirements  vary  depending 
on  the  circumstances  in  each  case  and  are  dictated  by  potentially 
occurring  species. 

PROCEDURES :  It  is  up  to  the  BLM  to  request  a  species  list  from  the 

Fish  and  Wildlife  Service  as  this  is  a  project  requiring  preparation 
of  an  Environmental  Impact  Statement.  The  FWS  will  provide  a  list 
within  30  days  of  receipt  of  request  from  the  BLM.  The  BLM  then  must 
prepare  a  biological  assessment  within  180  days  or  time  agreeable  to 
the  BLM  and  FWS.  If  the  BLM  determines  that  its  action  (applies  to 
all  Federal  actions  and  not  just  major  construction  actions)  may 
affect  an  endangered  or  threatened  species,  they  must  formally 
initiate  Section  7  consultation.  The  FWS  has  90  days  to  provide 
a  biological  opinion  unless  additional  information  is  needed  or  an 
extension  of  time  is  agreed  upon. 

An  approach  similar  to  the  consultation  process  described  above 
is  used  to  make  sure  adequate  coordination  with  the  New  Mexico 
Department  of  Game  and  Fish  concerning  State  listed  species  occurs. 

STATUTORY  AUTHORITY:  Section  7  Endangered  Species  Act  of  1973, 

16  USC  1531  et  seq .  and  Wildlife  Conservation  Act  (Sec.  17-2-37 
through  17-2-46,  NMSA,  1978). 

REGULATORY  AUTHORITY :  Interagency  Cooperation  Regulations  (January 
4,  1978,  43  CFR  870-876). 

FOR  INFORMATION  CONTACT: 


Lee  Upham 

Bureau  of  Land  Management 
P.0.  Box  1449 
Santa  Fe ,  NM  87501 
(505)  988-6467 
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AGENCY :  Advisory  Council  on  Historic  Preservation;  Department  of 

the  Interior,  National  Park  Service. 

NAME  OF  REQUIRED  ACTION:  Review  of  Proposed  Actions  by  Federal 
Agencies  or  Federally  Authorized  Assisted,  Funded  or  Sponsored 
Activities  that  Affect  Significant  Historic  Properties  (Section  106 
Compliance) . 

APPLICABLE  TO:  Proposed  project  construction  or  land  altering 
activities  associated  with  Federal  lands,  permits,  or  licenses. 

BACKGROUND :  The  National  Historic  Preservation  Act  of  1966  as 
amended  requires  that  Federal  agencies  inventory,  evaluate,  and  make 
an  effort  to  preserve  historic  properties  on  their  lands  or  lands  over 
which  they  have  permit  authority.  Sec.  106  of  that  Act  requires  that 
proposals  for  Federal  actions  or  permitted  actions  that  will  affect 
those  sites  be  reviewed  by  the  Advisory  Council  on  Historic 
Preservation  before  the  action  is  initiated,  to  assist  the  responsible 
agency  in  protecting  the  resource  insofar  as  is  appropriate. 

PROCEDURES: 

1.  The  appropriate  records  of  the  Federal  land-managing  agency 
and/or  the  State  Historic  Preservation  Office  (SHPO)  are 
consulted  to  determine  whether  or  not  the  area  of  impact 
holds  or  has  been  surveyed  to  identify  significant  historic 
properties . 

2.  If  no  or  inadequate  survey  has  been  conducted,  additional 
survey  of  the  project  area,  as  required  by  the  SHPO,  is  con¬ 
ducted  by  the  Federal  agency  to  determine  the  presence  or 
absence  of  significant  historic  properties. 

3.  Once  it  has  been  determined  by  the  Federal  Agency,  in  con¬ 
sultation  with  the  State  Historic  Preservation  Officer,  that 
the  project  has  been  adequately  surveyed,  and  no  cultural 
resources  were  located,  the  Federal  agency  can  proceed  with 
the  proposed  construction  or  permitting  process.  This  is 
referred  to  as  a  determination  of  effect  and  is  described  in 
Federal  regulation  36  CFR  Part  800.4. 

4.  If  cultural  resources  are  identified  within  the  project  area, 
the  Federal  agency,  in  consultation  with  the  SHPO,  shall 
evaluate  each  of  the  cultural  resources,  using  the  criteria 
of  eligibility  for  inclusion  in  the  National  Register  of 
Historic  Places,  as  set  out  in  36  CFR  Part  1202.6.  If  the 
Federal  agency  and  the  SHPO  agree  that  none  of  the  cultural 
resources  are  eligible  for  the  National  Register,  then  the 
Federal  agency  may  proceed  with  the  proposed  construction  or 
permitting  process,  as  discussed  in  3  above. 

5.  If  certain  of  the  cultural  resources  identified  through  sur¬ 
vey  are  considered  to  be  eligible  for  the  National  Register 
by  the  Federal  agency  and  the  SHPO,  the  agency  will  formally, 
request  a  determination  of  eligibility  from  the  Keeper  of  the 
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National  Register.  The  procedures  for  requesting  a  determi¬ 
nation  of  eligibility  are  described  in  Federal  regulation  36 
CFR  63. 

Supplementary  guidelines  are  available  from  the  Keeper  of  the 
National  Register,  National  Park  Service,  Department  of  the 
Interior,  Washington,  D.C.  20240. 

i 

6 .  The  Federal  agency  will  then  evaluate  the  effect  of  the 
Federally  sponsored  undertaking  on  the  National  Register 
eligible  properties,  applying  the  criteria  of  adverse  effect, 
as  defined  in  36  CFR  800.3.  If  the  Federal  agency,  in 
consultation  with  the  SHPO,  finds  that  the  effects  on  these 
National  Register  eligible  properties  is  not  adverse,  the 
agency  shall  forward  adequate  documentation  of  this 
determination  (see  36  CFR  800.13)  to  the  Advisory  Council  on 
Historic  Preservation  for  review.  Normally,  with 
archaeological  resources,  their  significance  lies  in  their 
scientific  information,  and  an  adequate  data  recovery  program 
can  satisfactorily  mitigate  the  adverse  effects  of  the 
Federal  undertaking.  In  such  cases,  the  data  recovery  plan 
is  reviewed  and  commented  on  by  the  SHPO.  The  SHPO's  written 
opinion  and  the  data  recovery  program  form  part  of  the 
Federal  agency's  documentation  of  no  adverse  effect  which  is 
then  reviewed  by  the  Advisory  Council.  Normally,  the 
Advisory  Council  will  concur  without  delay.  If  there  is 
inadequate  documentation,  the  Advisory  Council  must  inform 
the  Federal  agency  within  15  days.  With  the  concurrence  of 
the  Advisory  Council,  or  in  lieu  of  that,  after  30  days 
following  the  receipt  of  adequate  documentation,  the  Federal 
agency  shall  proceed  with  the  mitigation  program,  and 
following  completion  of  the  mitigation  program,  may  proceed 
with  the  proposed  project. 

STATUTORY  AUTHORITY :  National  Historic  Preservation  Act  of  1966  as 
amended  (16  USC  470). 

REGULATORY  AUTHORITY:  36  CFR  800,  1202,  1204,  1210 
FOR  INFORMATION  CONTACT: 


Dr.  Thomas  Me r lan 

New  Mexico  State  Historic  Preservation  Officer 
State  Planning  Division,  Historic  Preservation  Bureau 
505  Don  Gaspar  Avenue 
Santa  Fe,  NM  87503 
(505)  827-2108 
-or- 

Chris  Kincaid,  Cultural  Resources  Specialist 

Bureau  of  Land  Management 

NMSO  -  Division  of  Resources 

P.0.  Box  1449 

Santa  Fe ,  NM  87501 

(505)  988-6227 
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AGENCY :  Bureau  of  Land  Management  (BLM) 

NAME  OF  REQUIRED  ACTION :  Protection  and  Preservation  of  Native 
American  Religious  Cultural  Rights  and  Practices. 

APPLICABLE  TO:  Any  proposed  project  activities  associated  with 
Federal  BLM  lands,  permits,  or  licenses  that  will  affect  Native 
American  religious  cultural  rights  and  practices. 

BACKGROUND :  The  American  Indian  Religious  Freedom  Joint  Resolution 

of  1978  requires  that  all  Federal  Agencies  evaluate  their  programs  and 
policies  in  consultation  with  native  traditional  religious  leaders  and 
make  any  necessary  administrative  changes  to  protect  native  American 
religious  rights  and  practices.  An  August  1979  report  to  Congress  by 
a  Federal  Agencies  Task  Force  included  a  letter  (dated  April  12,  1979, 
in  Appendix  B)  from  the  BLM  stating  that  they  were  so  reviewing  their 
policies  and  programs,  and  were  and  would  continue  consultations  with 
traditional  tribal  leaders  to  incorporate  their  religious  concerns 
into  its  land  use  planning  and  management  systems.  They  have  not  as 
yet  developed  more  specific  guidelines  for  this. 

PROCEDURES :  (developing) 

1.  When  construction  or  land  alteration  is  proposed,  through  the 
Federal  agency  consult  with  appropriate  traditional  Native 
American  religious  leaders  about  the  possible  effects  of  the 
proposed  action  on  religious  values  and  practices. 

2.  Insofar  as  is  appropriate,  preserve  and  protect  those 
traditional  religious  values  and  practices  during 
implementation  of  the  proposed  action. 

STATUTORY  AUTHORITY :  American  Indian  Religious  Freedom  Joint 
Resolution  of  1978  (P.L.  95-341,  92  Stat.  469,  42  USC  1996);  Federal 
Land  Policy  and  Management  Act  of  1976  (43  USC  1701) . 

REGULATORY  AUTHORITY:  43  CFR  1600 

FOR  INFORMATION  CONTACT: 

Chris  Kincaid 

Cultural  Resources  Specialist 
Bureau  of  Land  Management  (USDI) 

New  Mexico  State  Office 
P.0.  Box  1449 
Santa  Fe ,  NM  87501 
(505)  988-6227 
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AGENCY ;  U.S.  Department  of  the  Interior  (USDI),  Departmental 
Consulting  Archaeologist;  Advisory  Council  on  Historic  Preservation 

NAME  OF  REQUIRED  ACTION :  Emergency  Procedures  for  Consideration  of 
Cultural  and  Historic  Properties  Discovered  During  Construction 

APPLICABLE  TO:  Proposed  project  construction  activities  involving 
Federal  lands,  permits,  or  licenses. 

BACKGROUND :  The  National  Historic  Preservation  Act  of  1966  as 
amended  requires  that  Federal  agencies  inventory,  evaluate,  and  make 
an  effort  to  preserve  historic  properties  on  their  lands  or  lands  over 
which  they  have  permit  or  licensing  authority.  The  Reservoir  Salvage 
Act  of  1960  as  amended  further  requires  that  if  historic  properties 
are  to  be  adversely  impacted  by  Federal  or  Federally  authorized 
actions,  efforts  be  made  to  preserve  the  information  and  artifacts 
from  the  disturbed  properties.  All  these  efforts  are  to  be  made  prior 
to  construction.  However,  if  the  Federal  agency  or  its  permittees/ 
licensees  have  made  all  appropriate  efforts  to  comply  with  this 
program,  initiate  construction,  and  then  during  construction  encounter 
previously  unidentified  resources  (usually  buried  archaeological 
sites),  the  1960  Act  further  requires  that  the  involved  Federal  agency 
notify  the  Secretary  of  the  Interior  of  the  discovery  situation  and 
provide  him  with  the  opportunity  to  assess  and  if  appropriate  protect 
the  discovered  resource  in  accordance  with  the  provisions  of  the 
amended  1966  Act.  Responsibilities  for  Interior  compliance  with  this 
program  are  assigned  by  the  Secretary  to  the  Departmental  Consulting 
Archaeologist  (DCA)  and  Interagency  Archaeological  Service  (IAS) 
within  the  National  Park  Service  (NPS),  and  has  been  further  delegated 
to  the  regional  NPS  offices  with  authority  to  reach  Sec.  106  (1966 
Act)  determinations  of  "No  Adverse  Effect"  without  consultation  with 
the  Advisory  Council  on  Historic  Preservation  if  there  is  no 
interagency  disagreement. 

PROCEDURES: 

1.  Construction  or  land  alteration  is  approved  and  initiated,  and 
during  construction  a  previously  unidentified  historic 
property  is  encountered. 

2.  Construction  contractor  immediately  notifies  responsible 
Federal  agency  and  halts  construction,  and  agency  requests 
on-site  inspection  of  the  resource  by  the  responsible  regional 
NPS  official. 

3.  Responsible  regional  NPS  officials  respond  within  48  hours 
with  a  professional  assessment  of  (1)  the  property's  lack  of 
scientific  value;  or  (2)  its  potential  eligibility  for  the 
National  Register  of  Historic  Places;  (3)  its  possible  need 
for  further  testing  for  evaluation;  and/or  (4)  its  obvious 
scientific  value  that  requires  protection  and  thus  project 
redesign. 
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4.  If  responsible  Federal  officials  in  land-managing  agency  and 
NPS  agree  to  project  redesign,  no  further  consultation  is 
required  and  recommended  actions  are  taken;  if  there  is 
disagreement,  the  matter  is  referred  to  the  DCA  and  the 
Advisory  Council  on  Historic  Preservation  for  a  review  and 
comment  period  of  up  to  30  days. 

5.  When  all  concerned  parties  reach  agreement,  recommended 
actions  are  taken  and  construction  may  recontinue. 

STATUTORY  AUTHORITY ;  National  Historic  Preservation  Act  of  1966  as 
amended  (16  USC  470);  Reservoir  Salvage  Act  of  1960  as  attended  (16  USC 
46  9)  . 

REGULATORY  AUTHORITY:  36  CFR  800,  1202,  1210 

FOR  INFORMATION  CONTACT: 

Margaret  Pepin-Donat,  Chief 

Division  of  Cultural  Programs 

Office  of  State  and  Local  Affairs 

Albuquerque  Region,  National  Park  Service,  USDI 

5000  Marble  NW,  Rm.  211 

Albuquerque,  NM  87110 

(505)  766-5944 
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AGENCY :  New  Mexico  State  Highway  Department 

NAME  OF  REQUIRED  ACTION:  Permit  to  Install  Utility  Facilities 
Within  Public  Right-of-Way. 

APPLICABLE  TO:  Potentially  applicable  to  water  supply  and 
transmission  systems  if  they  would  be  within  or  cross  federally  funded 
or  state  highway  ROWs . 

BACKGROUND :  The  purpose  of  this  permit  is  to  maintain  the  integrity 
of  federally  funded  and  state  highways  and  to  ensure  public  safety. 

INFORMATION  REQUIREMENTS: 

1.  Type  of  installation 

2.  Engineering  plans  and  specifications 

3.  Detailed  map  showing  proposed  crossing(s) 

4.  Crossing  locations  by  township,  range,  and  section 
PROCEDURES ; 

1.  Contact  appropriate  District  Engineer  and  obtain  application 
for  Permit  to  Install  Utility  Facilities  Within  Public  Right- 
of-Way  (Form  M-202) 

2.  Submit  completed  application  to  appropriate  District  Engineer 

3.  District  Engineer  assigns  individual  to  inspect  plans  and 
possibly  proposed  crossing  locations 

4.  District  Engineer  approves  or  disapproves 

5.  If  disapproved,  plan  must  be  revised  and  resubmitted 
Estimated  Time  Required:  3  weeks 

STATUTORY  AUTHORITY:  NMSA-1953 

REGULATORY  AUTHORITY:  Sections  55-7-19  and  55-2-7  of  NMSA-1953. 

FOR  INFORMATION  CONTACT:  Two  Districts  are  potentially  involved, 

San  Juan  County  is  in  District  5  and  McKinley  and  Sandoval  counties 
are  in  District  3. 
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District  Engineer 
District  5 

New  Mexico  State  Highway  Department 

P.0.  Box  4127 

Coronado  Station 

Santa  Fe,  NM  87503 

(505)  983-0204 

or 

District  Engineer 
District  3 

New  Mexico  State  Highway  Department 
P.0.  Box  3768 
Station  D 

Albuquerque,  NM  87110 
(505)  821-4651 
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AGENCY :  Bureau  of  Land  Management  (BLM) 

NAME  OF  REQUIRED  ACTION: 

1 .  Rights-of-Way  Grant  and  Temporary  Use  Permits  on  Public  Lands 
(pursuant  to  new  BLM  regulations,  43  CFR  2800,  as  found  in 
Federal  Register  -  July  1,  1980) 

2.  Permit  for  Firewood 

APPLICABLE  TO:  Project  components  that  would  require  right-of-way 
across  or  on  BLM  lands. 

BACKGROUND :  Until  July  1,  1980,  the  Bureau  of  Land  Management  (BLM) 
issued  a  variety  of  rights-of-way  easements  and  permits.  However, 
under  the  mandate  of  the  Federal  Land  Management  Policy  Act  of  1976, 
rights-of-way  grants  and  temporary  use  permits  have  been  combined 
under  one  CFR  section.  These  rights-of-way  regulations  cover  all 
applications,  grants,  permits  amendments,  assignments,  and 
terminations  for  rights-of-way  and  temporary  use  permits  over,  upon, 
under,  or  through  public  lands.  They  cover  communications,  access 
roads,  tramroads,  railroads,  powerlines,  telephone  lines,  water 
facilities  and  many  other  activities  held  to  be  in  the  public 
interest.  Highways  constructed  with  federal  aid,  wilderness  areas, 
access  to  mining  claims,  and  oil,  gas,  and  petroleum  product  pipelines 
are  excluded  (except  as  provided  in  43  CFR  2800 .0-7 ( a) ( 8) ) .  Temporary 
Use  Permits  are  short-term,  revocable  authorizations.  Rights-of-way 
grants  are  for  a  longer  time  period.  A  permit  for  firewood,  which  is 
required  for  clearing  timber  on  rights-of-way  or  leases,  may  be 
required  and  if  so,  can  be  obtained  from  the  District  or  Area  BLM 
Office. 

INFORMATION  REQUIREMENTS:*  Anyone  considering  applying  for  a  rights- 
of-way  grant  is  encouraged  to  contact  the  BLM  so  that  potential 
conflicts  can  be  identified  in  the  early  stages  of  the  process. 
Application  should  include  the  following  information: 

1.  Name,  address,  phone  number  of  applicants,  ownership,  proof  of 
citizenship 

2.  Technical  and  financial  capability 

3.  Project  description 

4.  Environmental  Protection  Plan 

5.  Additional  information  as  requested  by  BLM 

6 .  Maps  or  aerial  photographs 


*  See  43  CFR  2802.3  for  specifics. 
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PROCEDURES : ** 

1.  Pre-application  conference  with  BLM  is  encouraged. 

2.  Submit  application  to  BLM,  which  will  acknowledge  receipt  of 
application. 

3.  BLM  may  request  additional  information  necessary  for  decision 
of  whether  to  grant  right-of-way. 

4.  Applicant  may  continue  to  collect  further  information,  but  if 
surface  disturbance  will  occur  a  temporary  use  permit  may  be 
required  (see  43  CFR  2802.1(d)). 

5.  Prior  to  issuing  right-of-way  the  BLM  shall: 

a.  complete  an  environmental  analysis 

b.  determine  compliance  with  all  other  federal  and  state  laws 

c.  consult  with  interested  federal,  state  and  local  government 
agencies 

d.  take  any  other  action  necessary  to  make  a  decision 

6.  BLM  may  hold  public  meetings  on  application,  notice  published 
in  Federal  Register  and/or  local  newspaper. 

7.  Decision  made  to  grant,  deny,  or  grant  with  stipulations. 

STATUTORY  AUTHORITY:  Federal  Land  Policy  Management  Act  of  1976 
(43  USC  1761-1771) 

REGULATORY  AUTHORITY:  43  CFR  2800  (published  in  Federal  Register. 

Vol .  45,  No.  128,  Part  IV,  July  1,  1980). 

FOR  INFORMATION  CONTACT: 

Bureau  of  Land  Management 

New  Mexico  State  Office 

Division  of  Technical  Services  (943) 

P.0.  Box  1449 
Santa  Fe,  NM  87501 
(505)  988-6211 


**  See  43  CFR  2802.4. 
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AGENCY :  Bureau  of  Indian  Affairs  (BIA),  Navajo  Area  Office  (NAO) 

NAME  OF  REQUIRED  ACTION :  BIA,  and  Secretary  of  Interior  Approval 
of  Rights-of-Way,  Temporary  Use  Permits  (TUPs),  and  Leases. 

APPLICABLE  TO:  Potentially  applicable  to  transmission  and  water 
supply  systems. 

BACKGROUND :  Under  the  Bureau's  Trust  Responsibility,  the  BIA  is 
responsible  for  the  protection  of  Indian  Rights  and  the  BIA  must 
approve  any  rights-of-way  across  Indian  Trust  Lands  (e.g.,  Indian 
Allotted  Lands).  Final  approval  authority  is  held  by  the  Secretary 
of  Interior. 

INFORMATION  REQUIREMENTS:  The  information  requirements  for  the 
Application  for  Right-of-Way  (25  CFR,  Part  161)  include  the  following 

1.  Name,  address,  phone  number  of  applicant 

2.  Description  of  proposed  project 

3.  Statute  or  statutes  under  which  application  is  filed 

4.  Width  and  length  of  proposed  right( s)-of-way 

5.  Evidence  of  good  faith  and  financial  responsibility 

6.  Copies  of  corporate  charters 

7.  Survey  and  Field  Notes  (as  per  25  CFR  161.4,  161.7,  161.8, 
161  .9,  161.10,  and  161.11) 

8.  Detailed  maps  of  proposed  right (s)-of-way  (as  per  25  CFR 
161.6) 

PROCEDURES : 

1.  Approval  of  Rights-of-Way,  Temporary  Use  Permits,  and  Leases 
by  the  BIA  requires  procedures  similar  to  those  defined 
previously  for  BLM  in  addition  to  those  listed  below. 

2.  Contact  appropriate  BIA  Area  Office  and  ascertain  precise 
information/procedural  requirements 

3.  Submit  written  Application  (in  duplicate)  to  the  BIA,  which 
will  review  and  forward  to  the  Secretary  of  Interior  (USD1) 
for  approval 

4.  Upon  satisfactory  compliance  with  the  regulations  of  25  CFR 
161  the  Secretary  is  authorized  to  grant  the  right-of-way  by 
issuance  of  a  conveyance  instrument  in  the  form  approved  by 
the  Secretary.  (Note  -  tribal  approval  must  be  obtained 
prior  to  BIA  and  Secretary  approval.) 
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STATUTORY  AUTHORITY:  5  USC  301,  62  Stat.  17  (25  USC  323-328). 
REGULATORY  AUTHORITY:  25  CFR  161 

FOR  INFORMATION  CONTACT:  Two  BIA  Area  Offices  are  potentially 
involved  with  this  project.  Proposed  rights-of-way  on  Navajo  Allotted 
Lands  would  be  handled  through  the  Navajo  Area  Office  and  the 
Albuquerque  Area  Office  would  handle  other  Indian  Allotted  Lands 
(e.g.,  Jicarilla-Apache ,  Zia,  Laguna,  and  Jemez) : 

Thomas  Lynch 

Realty  Officer 

Bureau  of  Indian  Affairs 

Navajo  Area  Office 

Window  Rock,  Arizona  86515 

(602)  871-5151 

or 

Pat  Wehling 

Realty  Officer 

Bureau  of  Indian  Affairs 

Albuquerque  Area  Office 

Branch  of  Real  Estate  Services 

P.0.  Box  8237 

Albuquerque,  New  Mexico  87198 
(505)  766-3610 
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AGENCY :  Bureau  of  Indian  Affairs  (BIA),  Navajo  Area  Office  (NAO) 

NAME  OF  REQUIRED  ACTION:  Protection  and  Preservation  of  Native 
American  Religious  Cultural  Rights  and  Practices. 

Protection  and  Preservation  of  Archaeological  and  Historic  Resources. 

APPLICABLE  TO:  All  project  activities  requiring  land  modification 
or  surface  disturbance  of  lands  held  in  trust  by  the  Federal 
government  for  the  Navajo  Tribe. 

BACKGROUND :  Under  its  mandated  Trust  Responsibility,  the  Bureau 
of  Indian  Affairs  is  responsible  to  ensure  the  protection  and 
preservation  of  cultural  and  archaeological  resources,  as  well  as 
protection  and  preservation  of  Native  American  Religious  Rites  and 
Practices.  In  its  effort  to  fulfill  these  responsibilities  in  an 
expeditious  and  responsive  manner,  the  BIA-NAO  has  assumed  the 
function  of  reviewing  and  approving  archaeological  survey  and 
mitigation  plans,  providing  guidance  and  granting  clearance  for  all 
land  modification  activities  taking  place  on  Navajo  Indian  Trust 
Lands . 

PROCEDURES: 

1.  All  requests  for  BIA  concurrence  for  rights-of-way, 

construction  and  maintenance  easements,  permits,  leases,  or 
other  actions  involving  land  modification  or  surface 
disturbance  shall  require  "archaeological  clearance"  from  the 
Area  Director,  Navajo  Area  Office,  Bureau  of  Indian  Affairs. 

The  applicant  shall  contact  the  BIA  for  specific  requirements  for  the 
proposed  activity. 

STATUTORY  AUTHORITY :  National  Historic  Preservation  Act  of  1966,  as 
amended  (16  USC  470;  P.L.  89-663). 

REGULATORY  AUTHORITY:  25  CFR  132. 

FOR  INFORMATION  CONTACT: 

H.  Barry  Holt 

Area  Archaeologist 

Bureau  of  Indian  Affairs 

Navajo  Area  Office 

Post  Office  Box  M 

Window  Rock,  Arizona  86515 

(602)  871-5151,  Extension  5313 
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AGENCY :  U.S.  Forest  Service  (USFS) 

NAME  OF  REQUIRED  ACTION:  Special  Use  Authorization 

APPLICABLE  TO:  Transmission  Line  T4  (portion  within  Cibola  National 
Forest ) . 

BACKGROUND :  Special  Use  Authorizations  are  for  the  occupancy  and 

use  of  National  Forest  System  lands.  They  apply  to  permits,  leases, 
easements,  and  the  disposal  of  mineral  materials  on  USFS  lands.  The 
USFS  must  approve  plans  and  specifications  for  all  such  projects  on 
USFS  lands. 

INFORMATION  REQUIREMENTS:  Use  of  the  recent  consolidated  federal 
right-of-way  application  form  is  being  processed  by  Department  of 
Agriculture.  Previously  refer  to  Forest  Service  Manual  2710  and 
complete  Forest  Service  Form  2700-3,  which  asks  for  the  following: 

1.  Description  of  lands,  including  map  or  plat 

2.  Purpose  of  use 

3.  Description  of  improvements,  and  estimated  cost 

4.  Signature  and  address  of  applicant 

PROCEDURES :  A  pre-application  meeting  is  recommended. 

1.  Submit  completed  application  form  FS-2700-3  and  operating 
plan  to  the  District  Ranger. 

2.  USFS  (Cooperating  Agency)  will  review  the  NMGS  EIS  in  order 
to  determine  potential  environmental  impacts  on  USFS  lands. 

3.  USFS  will  require  a  reclamation  performance  bond,  which 
should  be  submitted  with  Form  FS-6500-7. 

4.  USFS  representative  and  operator  sign  Special  Use 
Authorization. 

STATUTORY  AUTHORITY:  16  USC  473,  Federal  Land  Policy  and  Management 
Act  of  1976  (43  USC  1701,  et  seq.  );  Wilderness  Act  of  1964  (16 
USC  1131-36);  and  30  USC  691-702. 

REGULATORY  AUTHORITY:  36  CFR  251  and  252 

INFORMATION  CONTACT: 


District  Ranger 

Mt .  Taylor  Ranger  District 

U.S.  Forest  Service 

201  Roosevelt 

Grants,  NM  87020 

(505)  287-8833 
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AGENCY :  Federal  Aviation  Administration  (FAA) . 

NAME  OF  REQUIRED  ACTION:  Notice  of  Proposed  Construction  or 
Alteration  of  Objects  Affecting  Navigable  Airspace. 

APPLICABLE  TO:  Potentially  applicable  to  stacks  and  possibly  other 
related  structures  (taller  than  200  feet)  associated  with  the  proposed 
NMGS . 

BACKGROUND :  Any  person  who  intends  to  construct  a  structure  which 
will  exceed  the  notice  filing  criteria  as  outlined  in  Federal  Aviation 
Regulations  (FAR)  Part  77,  Subpart  B,  must  file  a  notice  in  accordance 
with  FAR  Part  77  to  the  FAA's  Regional  Office. 

INFORMATION  REQUIREMENTS:  FAA  Form  7460-1;  nature,  description  and 
location  of  structure. 

PROCEDURES: 

1.  Proponent  submits  completed  FAA  Form  7460-1  to  FAA  for  review 
at  least  30  days  prior  to  start  of  construction  or  before  date 
of  application  for  construction  permit,  whichever  date  occurs 
first . 

2.  FAA  conducts  study  (including  consultation  with  New  Mexico 
State  Aviation  Division)  to  determine  the  effect  of  the 
proposal  on  the  safe  and  efficient  utilization  of  the 
navigable  airspace  by  aircraft. 

3.  Sponsor  or  other  interested  entities  may  petition  FAA  for 
review  of  determination  or  public  hearing. 

STATUTORY  AUTHORITY:  49  USC  1501 

REGULATORY  AUTHORITY:  14  CFR  77 

FOR  INFORMATION  CONTACT: 


Bill  Howard 

Federal  Aviation  Administration 
Chief,  Airport  District  Office 
2930  Yale  SE,  Room  109A 
Albuquerque,  NM  87106 
(505)  766-2685 
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AGENCY :  Federal  Aviation  Administration  (FAA) . 

NAME  OF  REQUIRED  ACTION:  Notice  of  Proposed  Construction, 

Alteration,  Activation,  Deactivation  or  Other  Change  in  Airport  Status 

APPLICABLE  TO:  Potentially  applicable  to  the  proposed  NMGS  if  an 
airport  or  heliport  is  needed. 

BACKGROUND :  Any  person  who  intends  to  construct,  alter,  activate  or 
deactivate  an  airport  or  heliport  must  file  a  notice  with  the  FAA's 
Regional  Office.  This  also  applies  to  changing  the  status  of  an 
airport  from  private  use  to  public  use.  The  notice  provides  the  FAA 
with  information  on  proposed  airport  activity. 

INFORMATION  REQUIREMENTS:  FAA  Form  7480-1 

1  .  Location  of  airport 

2.  Purpose  of  change 

3 .  Type  of  facility 

4.  Operational  data 
PROCEDURES: 

1.  Proponent  submits  Notice  of  Intent  to  FAA  at  least  90-days 
prior  to  start  of  work 

2.  FAA  makes  aeronautical  studies  of  airport  proposal,  consults 
with  New  Mexico  State  Aviation  Division  and  interested  persons 
and  makes  one  of  three  determinations:  no  objection,  no 
objections  under  certain  conditions,  or  objectionable  for 
certain  reasons 

3.  Proponent  notified  by  FAA  of  completion  of  action  within 
30-days  of  this  fact 

STATUTORY  AUTHORITY:  49  USC  1350,  1354(a),  1355 
REGULATORY  AUTHORITY:  14  CFR  157 
FOR  INFORMATION  CONTACT: 

Bill  Howard 

Federal  Aviation  Administration 
Chief,  Airport  District  Office 
2930  Yale  SE,  Room  109A 
Albuquerque,  New  Mexico  87106 
(505)  766-2685 
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AGENCY :  Federal  Communications  Commission  (FCC)  . 

NAME  OF  REQUIRED  ACTION:  Private  Operational  Microwave  Service 
License . 

APPLICABLE  TO:  Potentially  applicable  to  proposed  project  if 
microwave  communications  system  is  deemed  necessary. 

BACKGROUND :  There  are  a  variety  of  radio  licenses  which  may  be 

obtained  from  the  FCC  by  private  citizens  and  corporations.  One  of 
the  most  useful  for  energy  developments  is  the  Private  Operational 
Microwave  Service.  Inquiries  about  this  license  should  be  made  to  the 
Denver  District  Office  of  the  FCC. 

INFORMATION  REQUIREMENTS: 

1 .  Private  Operational  Microwave  Service  application  should  be 
made  on  FCC  Form  402,  which  requires  information  on 
identification,  antennas,  location  and  technical  aspects  of 
transmitters  and  receivers. 

PROCEDURES : 

1.  Obtain  application  form  from  the  Denver  District  Office 

2.  Submit  Private  Operational  Microwave  Service  applications  to: 

Federal  Communications  Commission 
1919  M  Street  NW 
Washington,  D.C.  20554 

STATUTORY  AUTHORITY:  47  USC  154,  303 

REGULATORY  AUTHORITY:  47  CFR  95,  47  CFR  90 

FOR  INFORMATION  CONTACT: 

Denver  District  Office 

Federal  Communications  Commission 

12477  West  Cedar 

Denver,  Colorado  80228 

(303)  234-6977 
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AGENCY :  New  Mexico  Public  Service  Commission. 

NAME  OF  REQUIRED  ACTION:  Certificate  of  Public  Convenience  and 
Necessity  (requires  Location  Permit) . 

APPLICABLE  TO:  Proposed  project. 

BACKGROUND :  No  public  utility  shall  begin  the  construction  or 

operation  of  any  public  utility  plant  or  system  or  of  any  extension 
thereof,  without  first  obtaining  from  the  Commission  a  certificate 
that  public  convenience  and  necessity  require  or  will  require  such 
construction  or  operation.  The  primary  purposes  of  this  Certificate 
are  to  ensure  the  protection  of  the  environment,  the  public,  and  the 
rights  of  other  public  utility  companies. 

INFORMATION  REQUIREMENTS:  As  per  Rule  7  (7-1:  Application  for 
Certificate  of  Public  Convenience  and  Necessity)  of  the  Rules  of 
Practice  and  Procedure  of  New  Mexico  Public  Service  Commission. 

PROCEDURES: 

1.  Contact  the  Commission  and  ascertain  the  precise  information 
and  procedural  requirements. 

2.  Complete  Application  and  submit  to  Commission  for  review. 

3.  Commission  will  arrange  Public  Hearing. 

4.  The  Commission  will  make  a  determination  as  to  whether  or  not 
a  Certificate  will  be  issued  ( t ime  required  for  review  is  too 
variable  to  estimate). 

STATUTORY  AUTHORITY:  Public  Utility  Act  of  1967. 

REGULATORY  AUTHORITY:  NMSA-1978  (Chapter  62-9-1  through  62-9-3). 

FOR  INFORMATION  CONTACT: 


Tom  Halpin 

NM  Public  Service  Commission 
Utility  Tariff  and  Compliance  Manager 
Bataan  Memorial  Building 
Santa  Fe,  New  Mexico  87503 
(505)  827-2827 
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AGENCY :  New  Mexico  Public  Service  Commission. 

NAME  OF  REQUIRED  ACTION:  Location  Permit. 

APPLICABLE  TO:  Proposed  project. 

BACKGROUND :  No  person,  including  any  municipality,  shall  begin  the 
construction  of  any  plant  designed  for,  or  capable  of,  operation  at  a 
capacity  of  300,000  kilowatts  (300  megawatts)  or  more  for  the 
generation  of  electricity  for  sale  to  the  public  within  or  without 
this  state,  whether  or  not  owned  or  operated  by  a  person  which  is  a 
public  utility  subject  to  regulation  by  the  Commission,  within  this 
state,  or  of  transmission  line  or  lines  (nominal  voltage  of  230  kV  or 
more)  in  connection  with  such  a  plant,  on  a  location  within  this 
state,  unless  the  location  has  been  approved  by  the  Commission.  The 
primary  purpose  of  this  permit  is  to  protect  the  environment. 

INFORMATION  REQUIREMENTS:  As  per  the  provisions  of  the  Public 
Utility  Act  and  the  requirements  of  the  Commission. 

PROCEDURES: 

1.  Contact  Commission  and  ascertain  precise  information 
requirements . 

2.  Application  for  approval  shall  be  submitted  and  disposition 
made  in  connection  with  the  Certificate  of  Public  Convenience 
and  Necessity  in  accordance  with  the  provisions  of  the  Public 
Utility  Act. 

3.  The  Commission  will  approve  the  application  for  the  location 
of  the  generating  plant  unless  it  finds  that  the  operation 
would  not  be  in  compliance  with  all  applicable  air  and  water 
pollution  control  standards  and  regulations  that  exist. 

4.  The  Commission  will  approve  the  application  for  the  location 
of  transmission  lines  unless  the  Commission  finds  that  the 
location  would  unduly  impair  important  environmental  values. 

5.  No  application  will  be  approved  if  the  proposed  project  would 
violate  any  existing  state,  county,  or  municipal  land  use 
statutory  or  administrative  regulation,  unless  the  Commission 
finds  the  regulation  to  be  unreasonably  restrictive  and 
declares  such  regulation  to  be  inapplicable  and  void  to  the 
siting . 

STATUTORY  AUTHORITY:  Public  Utility  Act  of  1967. 

REGULATORY  AUTHORITY:  NMSA-1978  (Chapter  69-3). 
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FOR  INFORMATION  CONTACT: 

Tom  Halpin 

NM  Public  Service  Commission 
Utility  Tariff  and  Compliance  Manager 
Bataan  Memorial  Building 
Santa  Fe,  New  Mexico  87503 
(505)  827-2827 
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AGENCY:  New  Mexico  State  Land  Office  (SLO). 

NAME  OF  REQUIRED  ACTION :  Right-of-Way  Easements 

APPLICABLE  TO:  Potentially  applicable  to  water  pipelines, 
transmission  lines,  and  access  roads  where  they  cross  state  trust 
lands  (subject  to  the  discretion  of  the  Commissioner  of  Public  Lands). 

BACKGROUND :  Any  person  who  intends  to  cross  over,  upon,  or  across 
lands  under  the  jurisdiction  of  the  Commissioner  of  Public  Lands 
(i.e.,  state  trust  lands)  must  obtain  a  right-of-way  easement  from  the 
New  Mexico  State  Land  Office,  Land  Surface  Division.  The  application 
provides  the  State  Land  Office  with  information  regarding  the  exact 
location(s)  and  nature  of  proposed  improvements. 

INFORMATION  REQUIREMENTS:  SLO  Form  R/W-l 

1 .  A  statement  as  to  the  nature  and  ownership  of  improvements 
upon  the  land  applied  for. 

2.  A  legal  description  of  the  lands  to  be  crossed,  together  with 
a  proper  plat  (refer  to  Item  10.008  of  SLO  Rule  10). 

3 .  A  written  appraisal  of  the  land  made  under  oath  by  some 
disinterested  and  credible  person  familiar  with  the  land. 

PROCEDURES: 

1.  Obtain  Application  for  Right-of-Way  Easement  (Form  R/W-l), 
Appraisement  of  State  Institutional  Lands  (Form  GR-45),  and 
Damage  Bond  (Form  W-5)  or  Consent  to  Right-of-Way  and  Waiver 
of  Property  Damage  Bond  (Form  R/W-6)  forms  from  the  New 
Mexico  State  Land  Office  in  Santa  Fe. 

2.  Submit  completed  forms,  fees,  and  other  associated  materials 
to  the  New  Mexico  State  Land  Office  in  Santa  Fe. 

STATUTORY/ REGULATORY  AUTHORITY:  SLO  Rule  10. 

FOR  INFORMATION  CONTACT: 

Commissioner  of  Public  Lands 

New  Mexico  State  Land  Office,  Land  Surface  Division 

P.0.  Box  1148 

Santa  Fe,  NM  87501 
(505)  827-2838 
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PREPARERS 


BLM,  New  Mexico  State  Office 

Project  Manager:  Leslie  M.  Cone 

Woodward-C lyde  Consultants 

Project  Manager:  Janice  R.  Hutton 
Task  Leader:  Robert  Ray 
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